50 Beylion Street, Keston 16 


E. H. ROEMER, CHAIRMAN Ar 

, is THOMAS J. DOHERTY, 
JEREMIAH SUNDELL, VICE-CHAIRMAN October Silas Z 62 EXECUTIVE SECRETARY 
ALBERT L. MASTROIANNI 


Z7 By ~. 
Edward J. Logue, Development Administrator ON Pup 

Boston Redevelopment Authority LIC Lip 
City Hall Annex RARys 
Boston 9, Massachusetts 


Dear Mr. Logue: 


On June 1, 1962, on the basis of the unanimous 
vote of this Commission, I signed a letter of understanding 
between the Government Center Commission ("the Commission'') 
and the Boston Redevelopment Authority (''the Authority") re- 
lating to the Health, Welfare and Education Service Center. 

On June 14, 1962, you countersigned that letter based upon 
authorization of the Authority. The letter of understanding 
covers agreements on the site proposed for the Health, Welfare 
and Education Service Center, the responsibilities of the Com- 
mission and the Authority, the form of the land disposition 
agreement, pertinent excerpts from the draft Urban Renewal 
Plan for the Government Genter Project, thé schedule of the 
Commission and the Authority, and the Schematic Site Plan for 
the site. mes eer 
In our efforts to achieve the highest possible 
architectural standards for the Health, Welfare and Education 
Service Genter, our consultants have recommended a revised 
Schematic Site Plan for the Health, Welfare and Education 

Service Center that has been discussed among the staff and con-= 
sultants for the Commission and the Authority. Since the new 
schematic site plan requires certain revisions to the previously 
executed letter of understanding, it is the purpose of this 

letter to confirm therecent revised understandings, for the 
record, and to amend the June 1, 1962 letter of understanding. 


This letter, therefore, supersedes the letter dated 
June 1, 1962, a copy of which is attached hereto (Attachment #5.) 
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Edward J. Logue, 
Development Administrator -2- October 31, 1962 


1. The site selected for the proposed Health, 
Welfare and Education Service Center is atract of land ("the site'') 
identified as Parcel 1 on the Plan labeled "Disposition Parcel 
Map - I. M. Pei and Associates ~ Architects and Planners,'' Last 
revised date July 16, 1962, a copy of which is attached hereto 
(Attachment #1.) The area of the site will be approximately 
368,585 square feet. 

2. The Authority after notice to the Commission of / 
its intention to do so, acquired at its expense the site on 
October 25, 1961, with the financial aid, of the Federal Government 
and the City of Boston under the Urban Renewal Program. Under this 
program and with this financial aid, the Authority is now relocating 
the site occupants. The Authority will proceed to demolish, at/its 
expense, the structures on the site to meet the schedule set forth 
below. The Authority will then convey the site to the Commission 
and the Commission will purchase the site from the Authority 
for an amount equal to the fair value of the site for its uses in 
accordance with the building restrictions and controls pertaining 
to the site and mutually accepted under Paragraph 4 belowé On the 
basis of the foregoing building restrictions and SOMES ONE the fair 
value is $1,750,000.00. y 

The Government Center Commission wishes to emphasize, 
however, that any substantial changes required /by the Redevelopment 
Authority in the building restrictions and controls pertaining to 
the site and mutually accepted under Paragraph 4 below which may-——__ 
impose substantial additional costs upon the Commission will 
necessarily require a reduction in the fair value of the parcel as 
set forth above. 


3. Attached is a form of Land Disposition Agreement 
by and between the Authority and the Commission (Attachment #2). 
The form is mutually satisfactory and its provisions will be incor= 
porated in a disposition agreement to be entered into between the 
Commission and the Authority as soon as possible after the following 
actions have occurred; 


ce) The architects engaged by the Gommission have 
completed their preliminary drawings and 
specifications for the Health, Welfare and 
Education Service Center and these preliminary 
drawings and specifications have been accepted 
by the Gommission and the Authority. The 
schedule for the completion of these items is 
set forth below. 
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Edward J. Logue, 


Y 


ve 


Development Administrator -3- Octobef 31, 1962 


(b) 


The Urban Renewal Plan for the Government Genter 
Project referred to in Section 101 (e) of 


Attachment #2 has been approved in accordance 


fis. 


with Chapter 121 of the General Laws of the 
Gommonwealth of Massachusetts. 


Also attached are pertinent excerpts from the 


Draft Urban Renewal Plan for the Government Center Project which 
are dated September 20, 1962 (Attachment #3). These excerpts 
are acceptable to the Commission and to the Authority. 


Ds 
best efforts to 


The Government Center Commission will use its 
complete the schedule relating to the architectural 


and construction work, as follows: 


(a) 


(b) 


(c) 


Cd) 1 


(£) 


Preliminary drawings have been completed by the 
architects engaged by the Commission and 
approved by the Commission subject to final 
space evaluation and delivered to the Boston 
Redevelopment Authority. 


Authority approval of preliminary drawings at the 
time of their approval of this document. 


Instructions to the architects engaged by the 
Commission to proceed with working drawings within 
one week after approval by the Authority. 


Winal construction drawings and specifications 
to be completed by the architects engaged by 
the Commission and approved by the Commission 
as follows: 


——_ 


Health, Welfare and Education 
Building Beebe Fac Si alae wisieiere ove LLY, ee 1963 a = 


Division of Employment Security 
Building Born aicleioleloicisisievelelsisisio so AUSU SiC cS 1963 


Mental Health and State 
WED OMGENEORIAS sooadouo cocdeguauuieMe Ib ILS} 


Review of the final drawings by the Authority to 
be completed not later than fifteen days from each 
of the above dates. 


Construction to begin on the Health, Welfare and 
Education Service Center as follows: 


Health, Welfare and Education Sova: 


Division of Employment 
Security rene dé Sess eeMOCLODEr Eo) aL 963 


Digitized by the Internet Archive 
in 2010 with funding from 
Boston Public Library 


https://archive.org/details/letterdatedoctob0Omass 
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Edward J. Logue, / 
Development Administrator -4-~ October 31, 1962 V 


/ 


Mental Health and State 
NAV KRENEOSMES Sosoconcous coco ME. IL, 1963 


(6) The architectural and construction sc dule set 
forth above requires that the Authority will use it est efforts 
to convey the site to the Commission by July 1, 14963. The 
Authority will take the necessary steps to assure conveyance by 
that date, provided that the Commission is adhering to the Eee 
set forth in paragraph 5 above. ey 

Se 

(7) The Schematic Site Plan for the site attached to 
this letter (Attachment #4) is acceptable to the Commission and 
the Authority as a schematic plan for the improvements to be con= 
structed by the Commission on the site and will serve as the basis 
for future architectural plans for the buildings to be constructed 
on the site. 


(8) The Commissicn wishes to advise that all of the 
foregoing is based upon the representation of the Authority that it 
will be able to obtain all of the necessary Federal, State and 
local governmental approvals not later than March 1, 1963, to 
enable it to fulfill its obligations to the Commission under the 
provisions of Attachment #2. In the event that such approvals are 
not obtained by March 1, 1963, the Government Center Commission 
reserves the right to revoke, modify and terminate such agreements 
as outlined herein. 


This is to advise you that this document (Attachment 
#4)and the preliminary plans for the buildings referred to in 
Item 5(a) above were unanimously approved by vote of this 
Commission on Qctober 31, 1962, but subject to final space 
evaluation andpossible reduction or increase in space. 


Very truly yours, z 
GOVERNMENT CENTER COMMISSION 
For the GOVERNMENT CENTER COMMISSION: 


ke 7 
{ AG Atirinee et a, 
z= a. ROEMER 5 

CHA TRMAN 


EDWARD JZ LOGUE 
DEVELOPMENT ADMINISTRATOR 
BOSTON REDEVELOPMENT AUTHORITY 


pate: 


EHR/bb 
ec: Jeremiah Sundell, Vice Chairman 
Albert L. Mastroianni, Commissioner 
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